Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 06 JUL 2006 


Message Text 


UNCLASSIFIED POSS DUPE 

PAGE 01 MONTEV 02666 041836Z 

64 

ACTION FBOE-OO 

INFO OCT-01 ARA-10 ISO-OO A-01 /012W 

071474 

R 041809Z AUG 75 
FM AMEMBASSY MONTEVIDEO 
TO SECSTATE WASHDC 9503 

UNCLAS MONTEVIDEO 2666 

E.O. 11652: N/A 
TAGS: ABLD 

SUBJECT: IMPROVEMENTS SWIMMING POOL - PROPERTY 01138 

REF: A) DEPARTMENT'S OM DTD APRIL 28, 1975 

B) DEPARTMENT'S OM DTD JUNE 2, 1975 

C) MONTEVIDEO 1939 DTD JUNE 11, 1975 

1. POST DELIBERATIONS RE PROPOSAL TO RESURFACE AND PAINT SWIMMING 
POOL VIS-A-VIS INSTALLATION NEW GLAZED TILES HAS MADE NECESSARY A 
CHANGE IN FY1976 SCHEDULE IV SUBMISSION. ON BASIS OF ASSESSMENT 

OF ORIGINAL PROPOSAL AND ITS INHERENT RECURRING MAINTENANCE COSTS, 

POST BELIEVES THAT DEPARTMENT WILL FAVOR INSTALLATION OF NEW TILES 
WHICH WOULD BE MOST ENDURING AND ECONOMICAL WITH LOWER MAINTENANCE 
COSTSIN FUTURE. 

2. THRERFORE, POST REQUESTS FUNDING FOR THE FOLLOWING: 

A. NEW PUMP PACKAGE WITH FILTER, CONSISTING OF A 3HP MOTOR, 3 PHASE 

AND PUMP, 132 GALLONS PER MINUTE, CAN FILTER 60,000 GALLONS IN 8 
HOURS PERIOD. $2,200 

B. LILLY PADS SKIMMERS AND MAINTENANCE KIT. $ 280 

C. COMPLETE RETILING OF POOL WITH LOCAL TILE AND LABOR COSTS. 

2,400 

D. REPLACEMENT WHERE POSSIBLE OF EXISTING SUCTION AND DISCHARGE 

PLASTIC PIPING WITH GALVANIZED PIPING. COST FOR INSTALLATION OF 
NEW PIPING AND RESURFACING. $ 1 ,200 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 MONTEV 02666 041836Z 

EARLY FUNDING FOR ITEMS A AND B REQUESTED. ITEMS C AND D WILL 
BE PROGRAMMED FOR LAST QUARTER OF THIS FISCAL YEAR. 
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